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DECLASSIFIED. DOD DIR 5200.10 


- 


Subjects Request for Proposal, Mi 57-MD«196 | i | 
OCT15 1956 


TO: I FROM: | | COMMENT HO. -2 
Attn: Major Rowland — a | | | J 
1. ‘Lockheed's Proposal of 28 Septender 1956 (4S5D/20302) to the Ballistic 

Missiles Office suggested a number of changes to. the USAF Development Plon of 
2 April 1956 for WS 1171. Tt is not considered necessary. that these changes be 
accepted or rejected prior to issuance of a let contract, however, the _ 
Contrast to fene, termined in some detail for the purpose of the definitive 


2. The Development Plan of 2 A wes based on that subaitted by | : 
Lockheed Aircraft Corporation in March 1956. the latter document contained - 4 
much material to substantiate program presented. No supporting information 
has been presented regarding the proposed changes, It is requested that such. 





waroraation be supplied either as special reperts or as part of the recular < 
reporting systen. -Thip information should. be prior to any significant . 
expenditures the lines of the e In : 
the following data should be included: (Numbers refer to Inolosure (a) of MsD/20302) ; 
42 I 
| la Characteristics of the X-27 as an environmental test vehicle 
Cost State of development 
— edn recor — 
on vallebili interfer once . 
Stability “2 


De | 
data for Redstone, nox Shona e704 that the mmber 23 be inoluded in the develope «+. -—«* 


ment plan, & test annox should also be provided & test schednile | 
Goncral psyload and test objectives of each flight. . a | 


mined by the estimated -avatlabélity of SH 65's. The ting } to be 

Lined more accurately and the test payload and objectives rca idan 

for the ATV, sex capriste further explanation cf the idea of proceeding me — 
simple to complex pafloads is desired. in view of the cost of each launching, it 
avallcbliity oe tee cemblaxtty of the payload should be Iinited tqy ene 
availability op reasonably well. ground-tested components or by the reduced success 
provsbility for the flicht, wbether this last factor actually enters or not none 
Cepend on how a given test item interacte-with other dtm : ‘ 


_ DOWNGRADED AT 12 YEAR - 
NTERVALS: NO: Au: OMATICALLY | 














(a) Relative reliability 
(b) Relative cost 


(c)Payload differences for,e realistic prose weight and 
trajectory due tos 


* op⸗eici⸗ izpulse including propellant consumed by 
turbo-pump, — 
@) ‘Propulsion systen — 


(3) Pitterent nixture — tolerances (different 
propellant utilization), 


(h) D dn weight of thrust oarzy-through structures 
because of different thruste ef the Sas two engines. 


: (d) Sumary of problens in tastier engine because of 
different, attitude. 


(e) Relative dittioulty of varying propulsion progran, 


f) Differences in cuntrdow tine launch crew requirements 
checkout equipment, eto. : . 


(2) Sion tn entre poken andere Wy trae dering 


coast-down. 
of eiduel ft t ; 
for both Syetena. (it eed re os pressure or poabon off control. 


4 Befect'ot atcrarence tn 
————— (4) thrust on guidance accuracy 


folk, eer a «sete eatin ot 
competing systens. s R 


A-5. Availability of Mini trask aysten should be. considered. 
| A-6,. Mo additional data required = = : 
An7. Mo addtional data required. — 









he md that the Aan Poros pend of subocatrectare, It 
is believed that the Force should not signify approval-cr disapproval 
proposed team until it is reasonably complete. wma 4 


SIGNED — 





1 Incl: | °° FREDERTIC. CB. DER; 
_ Contractor's Proposal 3 Lt. Colonel, USAF lis . 
subject as above.  Asaistant for WS 1171 
| | Sey © Technical Operations - - 
t 7 
; | 
que. ‘ 


